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The following information was excerpted | am a decument on vhe 25X1 
reorcanization of freight and passenger traffic on Rerlin drawn up at 


the Central Besirns Dureau of the Sast German Railroads on 22 Sentenmber 


1952 


a, Railroad installations availabie in the Berlin area are to be 
organized in such a way that freight trains dispatched to Berlin 
Will be directed immediately to marshaling yards located on the 
Werlin Owter Freight Ring. The following construction work is 
required in order to reach this goal: 


(1) 


(2) 


(3) 


The entire outer freicht ring will have to be double=tracked.+ 


crades and curves on the Seddin=ildparx-fusternark line 
section will have to be improved so that the heaviest freight 
trains can be pulled by one locomotive. It is estinated that 
this will cost 65 million eastmarkxs. 


ho new line section is to be built between “ustermark and Karcow 

via Faikensee, llennigsdorf and Tirkerwerder in order to gliminate 
the detour via Oranienbure. This will shorten the northwestern 
sector of the outer freight ring. The new line section will be 

2 km long. It was estimated that it will cost 65 million eastmarks.” 


The Guilheide marshaling yard ha to be improved at an cobinated - 
sost of 200 million eastmarks.“ 


b. ‘It is exoected that traffic to Perlin yarticularly fron west and 
northwest Germany after the reumification of the country WiLL] increase 
to such an extent that the construction srojects mentioned under la | 
throuch ¢ will not meet the requirernonts for smooth handling of freight 
traffic. Tae construction of additional marshalling yards in the north 
and south of the city may thus become necessary. It is therefore to be 
taken into consideration that land will be required for a northorn and: 
southern marshaling yard on the outer freight ring between Re rkemiercer 
and Karow and Ludwirsfeltda snd Ranlrow hata m wena ahd valy, 
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: ¢, in the future, eastwvget passeiver travlic is to ° 3 Uirestec via 

: “Kerlin elevated raiiriad svstan wrica is to he icoroved in slaccs. 

: lp oLanned to coastract an “mearcroumdé inrtheso railroac line ‘ 

’ the orasent Jorth railroad Station ang Jnhalteriannoel ‘pailroac 3 
- % 


‘\for loit distance traivic.’ the ag rri¢trichcirasse railroad station 22 
be ail’ at the intersection of tue castevest aac worthesoug: routos . 
* Senstruction wor: for vacceacer travfie is $3 V2 executed La constrettio: 
staves Ti anc TTI wht ch cover the cordate tro: L956 to 1267 and 1961 a : 
LOGE res See vous truction ore jecus reauire Tor trie reorveni Bate 
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aio ty - 9. Gonstruction of 9 rail Link betweea tha: ° aptebur 
Potsdam railroad line ané tan sey fonts railroad, sLabian = ey 


Cenetruction of the Friedrichsira se railroad }metion mes 
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construction of electric installations anc Drogureneat ; 
; of electric loconotives regilres for oxerations on the 
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It is also oxnected that the Joc and Last railroad vtations «wed | or 
ae - Yonedigtance oassenjor traflie all not. weet the diereased traffic 
- a se reguironeate % Wich are exxrected to orevail after the remirication 

_ ro) OF Jaymany. Te consirnetion Of sev plea oes etsLlions £11 therefore 
eo 8 rae heeome recessary at the jimeticic UVetween tie cLongerlistance Vitos onc 
the Imer tail Jireuit.? 
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25X1 TL Tehat the enipletion of the Sirkesmercer- ustervar: railroa’ Tine | 2K) 
: : section on the aorthwestern section of the Yerlin ocrter vreicitt. Uins 
: 4 wold further inorove traffic confitions in tie Yerlin aroa iin 1303, 

‘The Director TZencral therel ore swicested tn ‘iin lelter beat orenars 3 ng 
for the execution of tiie orojeet vere to be started in 1350: 
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25X1- ca. Concent. only the southern Section, | wich stents ir 
= 2 ss chendor? to Sruenan via iros cbeeren ané j.anlov, of the nen 
duter Freight Aang has bean couble~tracked. The jordring, which 
will be comet Sed in letoter 1352 aad which extends fron AUPow 
to. “inkenverder , nas teen orovided with a roadbec suitable for 
ie tFacks, iovover, onl: one track is bela Laic in the Tirs% 
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oo ment,  ‘Jhe haronel airkenwercur line section lias been under 
 * . -gonstruction “or three sonbtis and was oxpzecbed to 12 corsletec. in 
: - ys) Detober 1952. In the first cons truction staye onl. oae tz 4K wilh 
20 oS ee belte he 20038 
“3 Construction stace which envisaces the extension of the “Ling from. 
: 2 = Birkenvercer to" “ustermark was aricinall; to be done in oi ie Bee 
: However. work on this stace is now to be starte® iat 52. | 25X1 


Comment, . Infor ution on the i igrove: nent of the ublbeide. 
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